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•  Seismic  safety 
•Structural  safety 
•Traffic  safety 

For  over  thirty  years,  these 
concerns  have  shaped  discus- 
sions about  Doyle  Drive. 
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Previous  Planning  Studies 

A  lot  of  effort  and  hard  work  have 
prefaced  the  current  project. 
Three  past  studies  have  developed 
the  initial  vision  for  a  safe  and 
scenic  roadway:  the  1993  Doyle 
Drive  Task  Force  Report,  the  1993 
Caltrans  Project  Study  Report,  and 
the  1996  San  Francisco  County 
Transportation  Authority's  Doyle 
Drive  Intermodal  Study  Report. 


The  Environmental 
Document 

Building  upon  the  prior  planning 
efforts,  the  project  is  moving  for- 
ward with  the  next  step — prepa- 
ration of  a  joint  Environmental 
impact  Statement/ 
Environmental  Impact  Report 
(EIS/EIR).This  report  will  include 
new  and  revised  concepts  for 
Doyle  Drive  alternatives  and  will 
document  the  effects  on  the  com- 
munity and  the  environment. 

The  San  Francisco  County 
Transportation  Authority  (SFCTA), 
the  Federal  Highway  Adminis- 
tration (FHWA),  and  the  California 
Department  of  Transportation 
(Caltrans)  are  overseeing  the  prep- 
aration of  this  important  docu- 
ment. Cooperating  agencies, 
including  the  National  Park  Service 
and  the  Presidio  Trust,  are  review- 
ing the  document  as  it  develops. 

input  from  Citizens 
and  Agencies 

The  development  of  alternatives 
began  with  scoping.  San  Francisco 
and  Marin  County  residents  and 
interested  agencies  voiced  their 
opinions  at  four  public  meetings 
in  March  2000. 

Hundreds  of  comments  from 
citizens  and  agencies  on  possible 
alternatives  and  other  issues  for 
Doyle  Drive  were  gathered  and  con- 
solidated. Comments  addressed  a 
range  of  areas  including  project 
boundaries,  design  alignments,  and 
neighborhood  traffic  concerns. 


Doyle  Drive  Alternatives 

After  scoping,  alternatives  were 
identified  and  then  screened  to 
determine  which  ones  should 
move  forward  for  more  study  (see 
next  page).  Detailed  environmen- 
tal and  technical  analysis  of 
alternatives  is  now  underway  and 
will  form  the  basis  of  the  Draft 
EIS/EIR.The  public  will  be  asked  to 
review  and  comment  on  this 
report  at  two  public  hearings,  tar- 
geted for  Fall  2001.  When  the  Final 
EIS/EIR  is  complete  and  a  Record 
of  Decision/Notice  of  Determina- 
tion is  filed,  the  project  will  move 
forward  to  final  engineering  and 
construction. 


NEED  MORE 
INFORMATION? 

We  want  you  to  be 
informed  about  the  Doyle 
Drive  Environmental  and 
Design  Study.  Would  you  like 
to  know  the  results  of  the 
technical  studies?  Are  you 
interested  in  attending  com- 
munity presentations  and 
public  meetings?  Call  Leroy 
Saage,  PE,  the  San  Francisco 
County  Transportation 
Authority,  Doyle  Drive 
Project  Manager  at 
{415)  522-4812  and  visit 
the  project  Web  site  at 
wniirw.doyledrivc.org 
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•  Seismic  safety 
•Structural  safety 
•Traffic  safety 

For  over  thirty  years,  these 
concerns  have  shaped  discus- 
sions about  Doyle  Drive. 

There  is  a  clear  consensus 
that  Doyle  Drive  is  approaching 
the  end  of  its  useful  life,  but  in 
the  past  reaching  agreement 
on  how  to  improve  the  roadway 
has  been  difficult. 

The  good  news  is  that  the  proj- 
ect is  moving  forward  as  agencies 
and  the  community  are  working 
together  to  determine  alterna- 
tives and  develop  a  plan  to  imple- 
ment a  new  vision  for  Doyle  Drive. 

The  Doyle  Drive  project  offers 
a  rare  opportunity  to  achieve 
needed  safety  upgrades  while 
improving  the  roadway. The  new 
Doyle  Drive  should  be  compatible 
with  the  surrounding  neighbor- 
hoods and  the  Presidio,  a  recog- 
nized national  treasure  and  a 
newly  designated  National  Parl<. 

Previous  Planning  Studies 

A  lot  of  effort  and  hard  work  have 
prefaced  the  current  project. 
Three  past  studies  have  developed 
the  initial  vision  for  a  safe  and 
scenic  roadway:  the  1993  Doyle 
Drive  Task  Force  Report,  the  1993 
Caltrans  Project  Study  Report,  and 
the  1996  San  Francisco  County 
Transportation  Authority's  Doyle 
Drive  Intermodal  Study  Report. 


The  Environmental 
Document 

Building  upon  the  prior  planning 
efforts,  the  project  is  moving  for- 
ward with  the  next  step — prepa- 
ration of  a  joint  Environmental 
Impact  Statement/ 
Environmental  Impact  Report 
(EIS/ElR).This  report  will  include 
new  and  revised  concepts  for 
Doyle  Drive  alternatives  and  will 
document  the  effects  on  the  com- 
munity and  the  environment. 

The  San  Francisco  County 
Transportation  Authority  (SFCTA), 
the  Federal  Highway  Adminis- 
tration (FFHWA),  and  the  California 
Department  of  Transportation 
(Caltrans)  are  overseeing  the  prep- 
aration of  this  important  docu- 
ment. Cooperating  agencies, 
including  the  National  Park  Service 
and  the  Presidio  Trust,  are  review- 
ing the  document  as  it  develops. 

Input  from  Citizens 
and  Agencies 

The  development  of  alternatives 
began  with  scoping.  San  Francisco 
and  Marin  County  residents  and 
interested  agencies  voiced  their 
opinions  at  four  public  meetings 
in  March  2000. 

Hundreds  of  comments  from 
citizens  and  agencies  on  possible 
alternatives  and  other  issues  for 
Doyle  Drive  were  gathered  and  con- 
solidated. Comments  addressed  a 
range  of  areas  including  project 
boundaries,  design  alignments,  and 
neighborhood  traffic  concerns. 


Doyle  Drive  Alternatives 

After  scoping,  alternatives  were 
identified  and  then  screened  to 
determine  which  ones  should 
move  forward  for  more  study  (see 
next  page).  Detailed  environmen- 
tal and  technical  analysis  of 
alternatives  is  now  underway  and 
will  form  the  basis  of  the  Draft 
EIS/EIR.The  public  will  be  asked  to 
review  and  comment  on  this 
report  at  two  public  hearings,  tar- 
geted for  Fall  2001.  When  the  Final 
EIS/EIR  is  complete  and  a  Record 
of  Decision/Notice  of  Determina- 
tion is  filed,  the  project  will  move 
forward  to  final  engineering  and 
construction. 


NEED  MORE 
INFORMATION? 

We  want  you  to  be 
informed  about  the  Doyle 
Drive  Environmental  and 
Design  Study.  Would  you  like 
to  know  the  results  of  the 
technical  studies?  Are  you 
interested  in  attending  com- 
munity presentations  and 
public  meetings?  Call  Leroy 
Saage,  PE.the  San  Francisco 
County  Transportation 
Authority,  Doyle  Drive 
Project  Manager  at 
(415)  522-4812  and  visit 
the  project  Web  site  at 
wnvw.doyledrive.org 
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The  project  purpose  and  objectives  were  developed  by 
the  San  Francisco  County  Transportation  Authority  in 
coordination  with  federal,  state,  and  local  agencies. 
They  serve  to  guide  the  development  and  evaluation 
of  the  project  alternatives. 

Project  Purpose 

The  purpose  of  the  project  is  to  replace  Doyle  Drive  to 
improve  the  seismic,  structural,  and  traffic  safety  of  the 
roadway  within  the  setting  and  context  of  the  Presidio 
of  San  Francisco  and  its  purpose  as  a  National  Park. 

Project  Objectives 

•  To  improve  the  seismic,  structural,  and  traffic  safety 
on  Doyle  Drive 

•  To  maintain  the  functions  that  the  Doyle  Drive  corri- 
dor serves  as  part  of  the  regional  and  city  transporta- 
tion network 

•To  improve  the  functionality  of  Doyle  Drive  as  an 
approach  to  the  Golden  Gate  Bridge 

•To  preserve  the  natural,  cultural,  scenic,  and  recre- 
ational values  of  affected  portions  of  the  Presidio,  a 
national  historic  landmark  district 

•  To  be  consistent  with  the  San  Francisco  General  Plan, 
the  Final  Presidio  General  Management  Plan 
Amendment,  and  adopted  updates 

•  To  minimize  the  effects  of  noise  and  other  pollution 
from  the  Doyle  Drive  corridor  on  natural  areas  and 
recreational  qualities  at  Crissy  Field  and  other  areas 
adjacent  to  the  project 

•  To  minimize  the  traffic  impacts  of  Doyle  Drive  on  the 
Presidio  and  local  roadways 

•  To  improve  intermodal  and  vehicular  access  to  the 
Presidio 


Project  Alternatives 


In  the  initial  development  of  proj- 
ect alternatives,  a  long  list  of  con- 
cepts was  formulated  for  Doyle 
Drive  with  agency  and  communi- 
ty input.  Each  alternative  was  then 
subjected  to  a  screening  process  to 
fairly  assess  and  determine  if  it  was 
reasonable  for  detailed  analysis  in 
theEIS/EIR. 

The  Screening  Process 

The  screening  process  applied 
key  criteria  that  could  potentially 
eliminate  alternatives  at  the 
conceptual  level  of  design.  The  cri- 
teria were  derived  from  the  Project 
Purpose  and  Objectives  (see  insert 
on  this  page)  and  extensive  dis- 
cussions with  technical  resource 
staff  from  Caltrans,  the  National 
Park  Service,  and  the  Presidio  Trust. 
The  screening  process  permits 
the  project  team  to  assess  concep- 
tual alternatives  and  options  in 
a  quick  and  efficient  way. 


Alternatives 
Move  Forward 

The  San  Francisco  County 
Transportation  Authority,  with 
consensus  of  the  agencies  and 
the  Doyle  Drive  Citizen  Sub- 
committee, approved  eight  proj- 
ect alternatives  to  move  forward 
for  more  detailed  study;  six  of  the 
alternatives  are  pictured  here. 

Two  alternatives  including  a 
Park  Presidio  alternative  and 
Doyle  Boulevard  alternative  are 
not  pictured  because  they  have 
not  been  fully  assessed. These 
two  alternatives  may  potentially 
change  the  current  traffic  pat- 
terns on  Doyle  Drive  and  Park 
Presidio  and  will  require  addition- 
al traffic  analysis  to  determine  if 
they  should  be  eliminated  or  are 
reasonable  for  detailed  analysis  in 
the  EIS/EIR. 

More  information 

If  you  would  like  a  complete 
overview  of  the  alternatives  devel- 
opment and  screening  process, 
please  read  the  Doyle  Drive 
Alternatives  Report  located  on 
the  Doyle  Drive  project  Web  site, 
www.doyledrive.org. 


■  To  redesign  the  Doyle  Drive  corridor  using  the  park- 
way concept  described  within  the  Doyle  Drive 
Intermodal  Study  (November  1996) 
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THE  ENVIRONMENTAL 
REVIEW  PROCESS 

State  and  federal  laws  require  a  formal 
review  of  projects  that  may  affect 
the  environment.  The  state  law,  the 
California  Environmental  Quality  Act 
(CEOA),  requires  the  preparation  of 
an  Environmental  Impact  Report  (EIR) 
and  the  federal  law,  the  National 
Environmental  Policy  Act  (NEPA), 
requires  the  preparation  of  an 
Environmental  Impact  Statement  (EIS). 

A  joint  document,  the  EIS/EIR,  will 
be  prepared  to  identify  short-term 
impacts  related  to  project  construction 
and  long-term  impacts  of  the  completed 
project.  The  environmental  review 
process  also  involves  coordination  with 
numerous  agencies,  stakeholders, 
interest  groups,  and  the  public. The 
chart  below  outlines  the  NEPA  process 
for  the  Draft  EIS  combined  with  the 
CEOA  process  for  the  Draft  EIR. 


The  Presidio  of  San  Francisco 


The  Presidio  is  one  of  the  most 
unique  national  parks  in  the 
United  States,  a  place  of  breath- 
taking natural  beauty  and  archi- 
tectural heritage  located  in  the 
heart  of  a  flourishing  urban  area. 

From  Post  to  Park 

The  former  military  post  dates 
back  to  1776.  It  became  part  of 
the  Golden  Gate  National 
Recreation  Area  in  1972. 

When  the  U.S.  Army  made  its 
last  salute  in  1994,  the  Presidio 
was  the  oldest  continuously 
operating  military  base  in  the 
United  States.  Jurisdiction  over 
the  land  transferred  to  the 
National  Park  Service,  and  two 
years  later  Congress  passed  the 
Presidio  Trust  Act  to  preserve  the 
Presidio's  natural,  scenic,  and 
historic  resources  while  reaching 
financial  self-sufficiency  by  2013. 

The  National  Park  Service 
retained  management  of  the 
coastal  areas  while  the  Presidio 
Trust  assumed  management 
of  the  non-coastal  areas  on 
July  1, 1998. 

Sensitive  Natural 
Environment 

Natural  areas  span  the  Presidio 
from  the  Pacific  Coast  to  the  San 


Francisco  Bay,  offering  stunning 
views  of  the  Golden  Gate  Bridge 
and  surrounding  cities.  Its  1,480 
acres  include  beaches  and  cliffs, 
forests  and  sand  dunes,  and 
natural  springs  and  rolling  hills. 

Many  plant  and  animal 
species  make  their  home  in  the 
Presidio.  Crissy  Field,  a  former 
airstrip,  has  been  transformed 
into  a  shoreline  promenade, 
featuring  restored  wetlands, 
trails,  recreation  areas,  and 
cultural  facilities. 

Doyle  Drive  Integration 

Completed  in  1936,  Doyle  Drive 
was  built  through  the  Presidio  of 
San  Francisco  in  preparation  for 
the  opening  of  the  Golden  Gate 
Bridge  a  year  later. 

The  prestigious  location  of 
Doyle  Drive  elevates  the  type 
of  alternatives  that  should  be 
considered.  One  of  the  project's 
objectives  is  to  preserve  the 
Presidio's  natural,  cultural, 
scenic,  and  recreational  values 
for  affected  portions.  Working 
with  the  National  Park  Service 
and  the  Presidio  Trust,  the 
project  goal  is  to  develop  a  road- 
way that  is  compatible  with 
the  Presidio's  needs. 


An  objective  of  the 
Doyle  Drive  Project 
is  to  preserve  the 
Presidio's  natural, 
cultural,  scenic,  and 
recreational  values 
for  affected  portions 
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TARGETED  PROJECT  TIMELINE 

Jgne2000  August  2000  Fall  2000 


Fall  2001 


Winter  2001 


Summer  2002         Summer  2002 


Scoping  Activities 
Completed 


Conceptual  Alternatives 
Completed/Preliminary 
Engineering  Begins 


Environmental         Draft  EIS/EIR  Released  SFCTA  Selects  Final  EIS/EIR 

Studies  Begin  Formal  Draft  EIS  Comment      Preferred  Released 

Period  Begins  Alternative 
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In  Corridor  -  Parallel  Construction, 
Under  Halleck  Street  Alternative 

.  Includes  a  nevn  facility  south  of  the 

existing  structure. 
.  Provides  direct  access  to  and  from 

the  Presidio. 
•  Has  one  continuous  tunnel  that 

passes  under  Halleck  Street,  the 

proposed  Tennessee  Hollow 

Restoration,  and  the  Marina  access 

roadway. 
.  Reconstruction  of  Park  Presidio 

interchange. 


In  Corridor  -  Detour  Construction, 
Over  Halleck  Street  Alternative 

•  Includes  a  temporary  roadway  that 
would  be  constructed  to  accommo- 
date Doyle  Drive  traffic  during  con- 
struction of  the  replacement  facility 

•  Provides  direct  access  to  and  from 
the  Presidio. 

•  Has  an  elevated  crossing  over 

Hall^frk  SfrpPt  the  nropo-^ed 


Tennessee  Hollow  Restoration,  and 
the  Marina  access  roadway. 
'  Reconstruction  of  Park  Presidio 
interchange. 


Two  Cut  and  Cover  Tunnels 


Temporary  Construction  Roadv^  : 


In-Corrtdor  -  Detour  Construction, 
Under  Halleck  Street  Alternative 

•  Includes  a  temporary  roadway  that 
would  be  constructed  to  accommo- 
date Doyle  Drive  traffic  during  con- 
struction of  the  replacement  facility. 

■  Provides  direct  access  to  and  from 
the  Presidio. 

•  Has  one  continuous  tunnel  that 
passes  under  Halleck  Street,  the 
proposed  Tennessee  Hollow 
Restoration,  and  the  Marina  access 
roadway. 

•  Reconstruction  of  Park  Presidio 
interchange. 
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Partnering  for  Success 


AGENCY  WORKING  GROUP 

The  following  agencies  are  working 
closely  with  the  project  team  to  review 
project  issues  and  to  streamline  the 
complicated  process  of  coordinating 
each  agency's  individual  needs  and 
review  requirements. 

Association  of  Bay  Area  Governments 

Bay  Area  Air  Quality  Management 
District 

California  Department  of  Transportation, 
District  4 

Federal  Highway  Administration 

Golden  Gate  Bridge,  Highway,  and 
Transportation  District 

Golden  Gate  National  Recreation 
Area/National  Park  Service 

Marin  County,  Department  of  Public 
Works 

Metropolitan  Transportation 
Commission 

The  Presidio  Trust 

San  Francisco  Bay  Conservation  & 
Development  Commission 

San  Francisco  City  and  County, 
Department  of  Parking  and  Traffic 

San  Francisco  City  and  County,  Planning 
Department 

San  Francisco  County  Transportation 
Authority 


COMMUNITY  COMMITTEE 

The  Doyle  Drive  Subcommittee  of  the 
SFCTA  Citizens  Advisory  Committee 
meets  regularly  The  group  brings  a  wide 
range  of  perspectives  on  Doyle  Drive 
and  the  input  helps  to  refine  the  vision 
for  Doyle  Drive  as  technical  information 
is  presented. The  Subcommittee  mem- 
bers represent  at-large  interests  as  well 
as  the  following  associations/interests: 

Cow  Hollow  Association 

Cow  Hollow  Neighbors  in  Action 

Fort  Point  &  Presidio  Historical 
Association 

Golden  Gate  National  Recreation  Area 
Advisory  Commission 

Marina  Civic  Improvement  &  Property 
Owners  Association 

Marin  Commuters 

Marina  Neighborhood  Association 

Marina  Merchants 

Neighborhood  Association  for  Presidio 
Planning 

Planning  Association  for  the  Richmond 

Presidio  Residents  &  Tenants 

San  Francisco  Bicycle  Coalition 

San  Francisco  County  Transportation 
Authority,  Citizens  Advisory  Committee 

San  Francisco  Planning  and  Urban 
Research  Association 

San  Francisco  Tomorrow 

Sierra  Club 


Doyle  Drive  was  completed  in 
1936  for  the  opening  of  the 
Golden  Gate  Bridge. 


WE  WANT  TO  HEAR  FROM  YOU! 

Additional  opportunities  for  public  input  will  occur  throughout  the 
process,  including  neighborhood  meetings  and  public  workshops. 
To  learn  more  about  the  project,  to  find  out  how  to  get  more  involved, 
or  to  request  a  project  presentation  for  your  organization,  please  call 
Leroy  Saage,  PE,  the  San  Francisco  County  Transportation  Authority, 
Doyle  Drive  Project  Manager  at  (415)  522-4812.  Or  submit  comments 
through  the  project  Web  site  at  www.doyledrive.org 
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